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LIMITED OFFICIAL USE 

PAGE 01 BONN 20921 131654Z 
ACTION AID-59 

INFO OCT-OI AF-08 EUR-12 ISO-00 L-03 EB-07 CIAE-00 INR-07 
NSAE-00 IGA-02 COME-00 TRSE-00 XMB-02 OMB-01 /I02W 

111668/63 

R 131644ZDEC76 
FM AMEMBASSY BONN 
TO SECSTATE WASHDC 4046 
INFO AMEMBASSY ABIDJAN 
AMEMBASSY LIBREVILLE 
AMEMBASSY YAOUNDE 


LIMITED OFFICIAL USE BONN 20921 

ABIDJAN FOR REDSO 

YAOUNDE FOR RDO 

E.O. 11652: N/A 

TAGS: EAID, GW, GA 

SUBJECT: GABON ACCESS ROADS 

REE: LIBREVILLE 2143 

1 . EMBOFF DISCUSSED STATUS OE GABON ROAD PROJECT WITH 
HUBATSCH OF KFW AS SUGGESTED REETEL. HE COULD FORESEE 
NO CERTAIN COMPLETION DATE EOR THE KFW APPRAISAL REPORT 
FOR WHICH HE IS RESPONSIBIE, BUT CERTAINLY DID NOT 
EXPECT TO HAVE IT COMPLETED BEEORE 20 JANUARY. THE 
COMPLETED REPORT, TOGETHER WITH AN ACTION RECOMMENDATION, 
MUST BE SUBMITTED TO A KFW BOARD. THIS BOARD ACTS ON 

THE REPORT AND PASSES IT ON TO THE ECONCOOPMIN, WHICH, 

IN CONSULTATION WITH THE OTHER MINISTRIES, CAN APPROVE 
THE PROJECT. UPON RECEIPT OE THAT APPROVAL KFW CAN 
BEGIN PROCEDURES TO SIGN THE LOAN AGREEMENT. 

2. HUBATSCH CHARACTERIZED THE DELAY AS A MATTER OF 
PROCESSING AND SEES NO HESITATION ON THE PART OF KFW 
TO PUSH THE ROAD PROJECT FORWARD. 

STOESSEL 
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